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9) BY THE 
© OF ANERICA 


AEC HEADQUARTERS BUILDING WING 


THURSDAY, MAY 23, 1957 


ConGRESS OF THE UNITED Srarss, 
Jornt ComMiTrer ON Atomic ENsERGyY, 
SUBCOMMITTEE ON LEGISLATION, 
Washington, D. C. 

The Subcommittee on Legislation met, pursuant to call, at 2 p. m., 
in the committee room, the Capitol, Hon. Chet Holifield (chairman of 
the subcommittee) presiding. ‘ 

Present were Representatives Carl T. Durham (chairman of the 
full committee), Chet Holifield (presiding), Melvin Price, John J. 
Dempsey, and Sterling Cole; Senators Clinton P. Anderson and 
Albert Gore. 

Staff members present: James T. Ramey, executive director; 
George Norris, Jr., committee counsel; Messrs. David R. Toll and 
George E. Brown, Jr. 

Representatives of the Atomic Energy Commission: Hon. Willard 
F. Libby, Commissioner; Kenneth E Fields, General Manager; 
A. Tammaro, Assistant General Manager for Research and Industrial 
Development; William Mitchell, General Counsel; Don S. Burrows, 
Controller; E. J. Bloch, Director, Division of Production; Brig. Gen. 
A, D. Starbird, Director, Division of Military Application; W. K. 
Davis, Director, Division of Reactor Development; Dr. T. H. John- 
son, Director, Division of Research; J. A. Derry, Director, Division of 
Construction and Supply; U. M. Staebler and H. H. Gorman, Divi- 
sion of Reactor Development; F. J. McCarthy, Jr., Assistant Con- 
troller for Budgets; Paul F. Foster, Assistant General Manager for 
International Activities; J. M. Bodley, Special Assistant to Commis- 
sioner Libby; R. J. Hallinan, Office of ‘Commissioner Murray; Bryan 
LaPlante and R. X. Donov an, Congressional Liaison. 

(The testimony in this hearing supplements earlier testimony on the 
AEC Headquarters Building Wing reprinted at pp. 28-37 of the 
Hearings on Authorizing Legislation Before the Subcommittee on 
Legislation of the Joint Committee on Atomic Energy, 85th Cong., 
Ist sess.) 

NEW HEADQUARTERS BUILDING 


Representative Hotirietp. The committee will be in order. 

I think we had better start on the request for the increase in authori- 
zation to provide for an additional wing to the Germantown building. 
Did we have that testimony on the record before? 

Mr. Frexps. Yes, you did have testimony on that. In our conver- 
sation on Monday, as you will recall, | was under the impression——— 

Representative Houirietp. I mean recorded testimony. 

Mr. Fiexps. Yes, sir; there is recorded testimony on the additional 
wing of the headquarters building. It was discussed the very first 
day that you had hearings. 

Representative HotirreLp. Congressman Cole, were you here? 
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AEC HEADQUARTERS BUILDING WING 

Representative Coir. Yes. 

Mr. Frevps. I was just referring to the conversation we had. I was 
under the impression you were going to poll the committee as to what 
their wishes were with respect to the wing. We are prepared to 
present additional testimony if you wish it. Our request, essentially, 
is for an increase in the existing authorization from $10 million to 
$13.3 million, an increase of 3.3 million, to provide for an additional 
wing to our new headquarters building. 

Chairman Duruam. That justification was presented in another 
committee meeting, as I recall. 

Mr. Frexps. It was presented at another committee meeting. It is 
in the transcript of that meeting. 

Chairman Duruam. Have you anything that you care to add to 
that? 

Mr. Fretps. | think we should add that subsequent to that meet- 
ing— 

Re ipresentative HouiFrreLp. Maybe you should just make a kind 
of résumé of this so that we can take today’s statement and use it to 
poll the members because many of them can’t be here. Don’t go 
into great detail. 

Mr. Frevps. Yes, sir. We had requested an amendment to Public 
Law 31, 84th Congress, 1st session, which authorizes appropriations of 
$10 million to the AEC for the construction of a modern office building 
in or near the District of Columbia. Our request is that the existing 
authorization of $10 million be increased to $13.3 million. 

We find that we are in need of this increased authorization in view 
of the fact that the number of personnel to be housed in this building 
has increased. When we originally asked for the authorization, the 
building was intended to house 1,400 people. It will adequately 
house 1,400 and would accommodate 1,550 on a crowded basis. 

Our total space requirement on the basis of the fiscal year 1957 
budget approved by the Congress is for 1,758 people to be housed in 
the new building. 

Chairman Durnam. What number do you have in your present 
office? 

Mr. Fixxtps. Do you have the present strength figure with you, Mr, 
Derry? 

Mr. Derry. I have; yes, sir. 

Mr. Frieips. This is Mr. Derry, Director of our Division of Con- 
struction and Supply. 

Mr. Derry. We are now housing 1,690 people. 

Representative HouirreLp. In how many square feet? 

Mr. Derry. Total office space is 228,446. 

Chairman Duruam. How about your new building? What does 
that give you? 

Mr. Derry. The new building gives us a net usable space of 244,000 
but the office space is 181,000. 

Mr. Fieups. Increase, you mean? 

Mr. Derry. No, sir. The building we are constructing now, with- 
out the additional wing, provides 181,200 square feet of net office space. 

Representative Hourrietp. Why is there that difference? 

Mr. Derry. The difference between 244,000 square feet of usable 
space and 181,000 square feet of office space is made up by space that is 
allocated for the library, telecommunications, reproduction centers, 
and medical areas. 
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Representative HouirreLp. Is the 228,000 you gave us as the 
amount of your present office space, net office space? 

Mr. Derry. No. The net office space in our present buildings is 
178,000 square feet. 

Representative HouiriELp. Net? 

Mr. Derry. Net office space. 

Representative Houirretp. Your new building is 244,000 and you 
will have net office space of 181,000? 

Mr. Fietps. Yes, sir. 

Chairman Durnam. Does that include the additional wing? 

Mr. Frexp. No, sir; it does not include the additional wing. 

Representative Houirretp. At the time you originally planned for 





Mr. Frexps. 1,400. 

Representative Hotirietp. Now you find you are going to have 
1,700. 

Mr. Frevps. 1,758. 

Representative Houimrevp. 1,758. 

Chairman Duruam. You are asking for those appropriations this 
year? 

Mr. Freips. No; that was approved last year in the 1957 budget, sir. 
We are asking for no increase in personnel in Washington in the fiscal 
1958 budget. This is the strength already approved in our program 
for fiscal 1957. 

Representative Houirieip. The 1,758 is approved? 

Mr. Fiexps. Yes, sir. That figure includes some military personnel. 
I could give you the breakdown of that number. 

Representative Hotirienp. This is the Washington office which has 
been approved. 

Mr. Fievps. Yes, Washington-located personnel assigned to Wash- 
ington AEC headquarters. The figure of 1,758 includes some military 
personnel in the Naval Reactors Branch, the Division of Military 
Applications, and the Military Liaison Committee that we will have 
to house at our headquarters. They are presently located in our 
headquarters. 

Representative Houirre.p. That is included in the 1,690? 

Mr. Fietps. In the 1,758; ves, sir. 

Representative CoLr. I don’t understand the difference between the 
1,690 and 1,758. 

Mr. Freips. 1,690 is the current strength, sir. The 1,758 is what 
we project we will have to house in Germantown on the basis of the 
fiscal 1957 budget. 

Mr. Derry. | would like to correct that figure of 1,690 to 1,620 
which is the actual strength as of April 30. The authorized strength 
projected as of June 30, 1957, is 1,758. 

Representative Houirietp. Why didn’t you ask for this last year 
when you had your authorization for increased personnel? Why 
didn’t vou ask for an increase in the building then? 

Mr. Freips. The problem, Mr. ¢ ‘hairman, i is whether you ask for 
housing in advance of an authorization for personnel. We made it 
clear to the Bureau of the Budget that additional space would be 
required if an increase in personnel were approved. You don’t 
normally build building in advance of having the requirement for 
housing. It was considered more appropriate to bring it up after the 
increase in personnel had been approved. 
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Representative Houirietp. I think now that Senator Anderson and 
Senator Gore are here we ought to recapitulate. 

The building out at Germantown was originally planned for 241,000 
feet of space for 1,400 employees to occupy it. At the present time 
they have 1,620 people working here in Washington in 228,446 square 
feet, of which 178,000 is net office space. The net office space in the 
new building would be 181,000 and they have an increase in personnel 
from their original planning of 1,400 to 1,758 which has been author- 
ized. So they have 258 more people than their original plan to take 
care of. 

Senator ANpERSoN. Three hundred and fifty-eight. 

Representative Houirre.p. Three hundred and fifty-eight more 
people than originally planned for and about 158 more than their 
present personnel force. They are asking for approximately $3.3 
million more money for this additional wing to the Germantown 
building. 

Representative Cote. What is the square feet of the new wing? 

Mr. Derry. One hundred and sixteen thousand gross square feet. 

Representative Cote. What is the net? 

Mr. Derry. Net usable space is around 68,000 square feet. 

Representative Hotirietp. Around 68,000 more, then. 

Senator ANDERSON. How do you account for this large increase in 
personnel? 

Mr. Frevps. The increase has been building up over the last 2 years, 
Senator Anderson. It comes about because of the increased activities 
in the regulatory programs. We have had to organize a Division of 
Civilian Application. There has been a large increase in the Licensing 
and Hazard staffs—the regulatory aspects of the program. We have 
had a large increase in the Division of International Affairs which 
has to do with bilateral cooperation. The main increases are in those 
areas. There are also increases in the Division of Reactor Develop- 
ment. 

Senator ANpErRsoNn. If the International Agency were to be created 
by Congress, bilaterals would not be so important, would they? 

Mr. Freups. I believe the United States still will have a good deal 
to do, sir, in relationships with the various countries. We have all 
of the problems with respect to what obligation we have under that 
Agency. There are still negotiations with individual countries that 
would occur for some time to come. I presume, even under the 
Agency, bilaterals would occur to a considerable extent. 

We have been engaged primarily in the question of bilateral nego- 
tiations, but there is also the work related to the orientation of visitors 
from foreign countries. There has been a great deal of activity at 
the Inter-American Symposium at Brookhaven. 

Chairman Duruam. Are you asking for any more personnel this 
year? 

Mr. Fieips. We have not asked for an increase in personnel this 
coming fiscal year. 

Senator ANpERsoN. When was the building authorized? 

Mr. Frextps. It was authorized in the spring of 1955, I believe. 
Is that not true? (Question addressed to Mr. Derry.) 

Mr. Derry. I think that is right. 

Mr. Fieups. I may have the date right here. 

Senator ANDERSON. I think that is correct. 
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Mr. Derry. It was May 6, 1955. 

Senator ANpERsoN. How many people have you added since May 
6, 1955? That is, within the past 2 years. 

Mr. Frevps. I would have to check the record on that. I don’t 
know what the strength was at that time, sir. 

Senator ANDERSON. What I am trying to get at is this: Earlier 
today we went through the Smithsonian situation. The Smithsonian 
group came to the Board of Trustees. I have been on the Board of 
Trustees for a good many years. They wanted a new building. They 
wanted $36 million for it, which was a lot of money, they thought, but 
certainly was ample for everything they were going to need for another 
50 years. They hadn’t built a building for 50 years. 

We get an architect. We hire McKim, Meade & White which is 
certainly a fine firm and turn them loose to build something within 
$36 million. They come back and say, ‘“This building can’t be built 
for $36 million. We need $12 million more to build a building.” I 
tried to find out why they didn’t build a $36 million building if that 
is what they had. They said, “Well, no; we couldn’t build a $36 
million building.’’ So I took the position we should have hired an 
architect who could build a building for $36 million. However, we 
submitted their additional request and got it approved all the way 
around. Then they heard there was a little economy wave going on 
in Congress. They said, ‘‘We might lose our $36 million. We have 
decided we can build a $36 million building.” 

Now, aren’t you afraid that you may run into some of that argu- 
ment? 

Mr. Frexps. Senator, we are building a $10 million building now. 
We are not asking for additional money for that. building. We are 
asking money here for an additional wing to that building. 

About 200 people will have to be housed somewhere, in Washington 
presumably, if we don’t get the additional wing. 

Senator ANDERSON. The obvious and natural question is, was it 
impossible to foresee this 2 years ago? 

Mr. Fixexps. Yes, sir. 

Senator ANpERSON. We passed the act in 1954, Weren’t we in 
the process of negotiating bilaterals? 

Mr. Frevps. I am not sure. We were beginning to do so in 1955. 

Senator ANDERSON. That is when this approval came through. 
We were in the middle of bilaterals. What has happened that makes 
it necessary to add all of these people? As soon as that building is 
built, there will be several hundred people here in town still. 

Mr. Fretps. There are pressures now for increased personnel that 
had not been realized at that time. We knew of the need for increases 
in the international program and the regulatory program, but, at 
the time we had about 15 or 20 people employed in those divisions. 
The process of developing a budget and getting it to Congress to 
have the increases authorized just takes time. I don’t believe we 
would have estimated at that time the full strength of our require- 
ment. I think we would have probably underestimated it. I don’t 
know fully how the strength was determined for the building at that 
time. However, that is when we were beginning to realize the impact 
of these programs, but we didn’t have authority for increases. The 
authorities for increases in personnel in these programs have been 
given subsequent to that time. 
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Senator ANDERSON. What is the average space per employee out 
there? 

Mr. Fieips. What will the average space be? 

Senator ANDERSON. Per square foot. 

Mr. Derry. At the staff level, Senator, around 107 square feet. 

Senator ANDERSON. Per person? 

Mr. Derry. Per person. 

Senator ANDERSON. What is the average in office buildings of 
industry such as, say, General Motors? 

Mr. Derry. I don’t know. Our overall average —— 

Senator ANDERSON. Does it exceed 40 feet? 

Mr. Derry. Oh, yes. 

Senator ANDERSON. In industry? 

Mr. Derry. Yes. 

Senator AnpERsoN. If you know it exceeds 40 feet, you must know 
what it is. 

Mr. Derry. It is probably around 150, I would suspect, in the 
kind of office space we are talking about. We are talking about 
individual offices, you see. 

Senator ANDERSON. I am talking about per emplovee. 

Mr. Fiextps. Senator, I don’t think you would want to compare 
the office space square footage requirement in our headquarters with 
a production plant. 

Senator AnpErRson. General Fields, you were out at Albuquerque, 
I think, the day we went through the Sandia office building and 
pointed to the size of those offices until people out there were ashamed 
of them and cut them down. 

Mr. Fie.ps. All I am saying is that you mean office space and not 
engineering space. I don’t believe you mean the area in a production 
plant. 

Senator ANpErsoN. I don’t mean a factory. I didn’t understand 
this was going to be a factory. 

Mr. Fietps. No, sir; it is not going to be. 

Senator AnpEeRsON. The Prudential Life has just finished a large new 
building in Chicago. What is the square footage per employee there? 
That takes in the stenographic pools. How do you have your stenog- 
raphers arranged? Are they in fairly large pools or do they all have 
private offices? 

Mr. Fieip. They don’t have private offices. They are either with 
the personnel they serve or else 2 or 3 of them are in an office adjacent 
to the staff members they serve. They don’t have single offices. 

Senator ANDERSON. Do you remember the size of the office that 
Jim McRae went into first out there? 

Mr. Fievps. I don’t think Jim (McRae) ever went into that one. 

Senator ANpERsON. I don’t think he did, but it was only because 
there was a great deal said about them. There was nothing in the 
Capitol as fine as the office out at Sandia Corporation except the 
Office of the Secretary of Interior. Mr. Ickes got that one. You 
may remember how he got it. He stepped off the largest single office 
in town, which was Mr. Farley’s, and said, ‘‘Make mine just a little 
bit larger, no matter what it is.”’ 

Mr. Fievps. I think this 107 square feet per person is actually 
below the minimum that the General Services Administration sets for 
their average. Isn’t that true? (Question addressed to Mr. Derry.) 
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Mr. Derry. Yes. We will go into the basic building out there on 
an overall basis of 107 square feet per person. 

Senator ANperson. What is this 107? 

Mr. Derry. 107 square feet is the allowance on the staff level. 
After allowing for the Commissioners’ and the General Manager’s 
office, we had to crowd down to 107 square feet per person for the 
staff. That is allowing 150 square feet, for instance, for a branch 
chief and not more than 375 square feet for a division director. GSA 
permits 180 square feet per person. We are substantially below that 
and with the new wing G it would be less than 150. It would be 
between 145 and 150 on an overall average basis. 

Mr. Fieips. As opposed to GSA’s 180. 

Senator ANDERSON. Wing G permits you to go from 127 per person 
to 145 per person and not to take care of an extra 200 people. 

Mr. Derry. It is to accommodate over 200 people for whom we 
have no place and it will also provide some increase in space per 
person. 

Senator ANDERSON. You would have no one in Washington when 
this building is built? 

Mr. Frievps. If we build the wing, our present plans are that the 
entire headquarters will be there, sir. But we are required to main- 
tain an office in Washington under the act. 

Senator ANDERSON. I suppose Congress will have to have some 
place where they can get a little information. 

Mr. Fie.ps. Yes, sir. Our thought at the present time is that we 
will have to keep just a small office in Washington for the purpose 
required in the law and is, perhaps, a hearing room, or a place where 
we could come to early in the morning before we come up here to the 
Hill, sir. This would be in the nature of, perhaps, 5,000 to 10,000 
square feet at the most. 

Mr. Derry. Ten thousand square feet. 

Mr. Fieips. It would not be a building that General Services 
Administration would have to supply for us. 

Senator ANDERSON. How long have you been building this struc- 
ture? 

Mr. Fieups. One year. 

Senator ANDERSON. When will it be available? 

Mr. Fre.tps. November of this year. 

Senator ANDERSON. I think you will have a rather hard time coming 
to the Congress and saying, ‘‘Months before we get into this building, 
we know we can’t possibly make use of it.” 

Mr. Freips. We are not saying that, Senator Anderson. 

Senator ANDERSON. What are you saying? 

Mr. Freips. We are saying we need more space if we are to have 
everyone housed there. 

Senator ANpDERson. Off the record. 

(Discussion off the record.) 

Representative Hotirie tp. In addition to this wing, what other 
new projects are you going to require? Is there to be anything in 
the way of buslines or anything like that you can tell us about at 
this time? 

Mr. Fieips. We sent a letter to Mr. Durham just this morning 
requesting legislation which would cover two points: First, to clearly 
provide authority to reimburse employees for a change in station in 
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advance of the time the headquarters relocation takes place and, 
second, to provide authority where necessary to subsidize transporta- 
tion to maintain the required personnel strength. 

Representative Cotz. Mr. Chairman, before you get into that, 
may we finish the building phase of it? I have some questions about 
the building. 

Representative Houirievp. I will withdraw my question. 

Representative Coun. I don’t mean withdraw, but I do have some 
questions about the building. How many wings are there in this 
present building? 

Mr. Derry. Six wings, Mr. Cole. 

Representative Cote. At.a cost of $10 million. You now propose 
to add one additional wing at a cost of $3.3 million. 

Mr. Durry. Yes, sir. 

Representative CoLz. Can you explain to me why it is that 1 wing 
would cost one-third of what 6 wings would cost? 

Mr. Derry. Mr. Cole, when I say six wings and then we call the 
seventh one another wing doesn’t mean to say they are all of equal 
size. 

Representative Coun. Are all of the six of equal size? 

Mr. Derry. No, sir; they are not. The front wing, wing A, for 
instance, is twice the size of wing B. Wing B forms the connecting 
link between wing A and wing C. Wing C is about the same size as 
wing A, Wing F, the back end of the building, is somewhat larger than 
wing B and wing D which are the stems. On an overall basis we have 
400,000 gross square feet in the basic building of 6 wings. 

Representative Coir. Is this new wing larger than any of the 
present wings? 

Mr. Derry. Yes, sir. 

Representative Cots. By how much? 

Mr. Derry. There is 116,000 square feet gross in this new wing G 
that we are talking about. 

Representative Hotirietp. Do we have a diagram of this wing? 
Senator Anderson would like to see it if you have one. 

Mr. Derry. I have one. It is not a—— 

Representative Hoxirie.p. Just a sketch. That is all right. 

Mr. Derry. It is just a ground layout. 

Senator Anderson. If you are going to spend $3 million for it, you 
must know what you are going to build. 

Mr. Fiextps. We have design details, but we don’t have them here 
with us. We can furnish them if you wish us to do so. 

Representative Coin. In this new wing you are to have 116,000 
square feet. What is the square footage of the next largest wing? 

Mr. Derry. Mr. Cole, I haven’t—— 

Representative Coir. I am trying to find some answers to ques- 
tions I think will be raised and which would explain why 1 wing will 
cost a third as much as 6 wings have cost. 

Mr. Derry. This is called wing G because it is an addition to the 
basic building and to wing F. Wing G has the configuration of a 
letter F. It has two little stems sticking out from the main base of 
the wing—— 

Representative Cotz. Then it is really 3 additional wings connected 
into 1. 

Mr. Derry. Into one wing; I suppose you might say that. 
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Representative Corn. How much do you estimate would be added 
to the cost of eventually constructing this new addition if it is not 
done at the time the contractor is on the job? 

Mr. Derry. Each additional month of waiting on this wing will 
cost us another $12,000. This is based on Engineering News-Record 
indexes of rising construction costs which have built-in labor costs, 
The rise in construction costs is about $12,000 a month. 

Representative Cote. Even assuming stability of prices, the cost 
of adding a wing at a later time would be greater than if you were 
to do it now? 

Mr. Derry. The contractor has informed me that if he could not 
start the additional wing now and would have to delay until near the 
time when he completed the present construction, the cost would 
probably be on the order of $200,000 more, This includes some 
built-in inflationary increase plus inability to phase between his 
existing construction work and new construction work. This means 
that $3.3 million would probably not be enough then. 

Chairman Duruam. Didn’t you let this building on a competitive 
bid? 

Mr. Frexps. Yes, sir. 

Chairman Durnam. Don’t you intend to put this addition on a 
competitive bid contract? 

Mr. Derry. We propose to try to negotiate with the existing 
contractor. 

Chairman Durnuam. You could do that without this act, then. 

Mr. Fietps. No, sir. We don’t have any authority for additional 
expenditures beyond $10 million. 

Chairman Duruam. This is $3 million. 

Mr. Fieitps. The present authorization is $10 million, sir. We 
will have utilized that authority when this present contract is finished. 
It will complete the building that is being built right now. If we are 
going to build this additional wing, we need additional authorization 
of $3.3 million. 

Chairman Duruam. I would think it would be wise for you to let 
it on a competitive bid contract regardless. The man out there 
would certainly be in a position to bid lower than other people with 
everything he has got out there. I think it would be to your 
advantage. 

Representative HonirieLp. How much delay would be involved in 
putting it on competitive bid? 

Mr. Derry. This would probably take about a month or so longer. 

Representative Houtirieip. Is this price on a square footage basis 
for the additional wing comparative with the square footage cost so 
far? 

Mr. Derry. Yes; we feel that it is. It is based on the low bid 
plus what we have seen in the way of price rises since the time this 
job was bid. It is not based on precisely the low bid, but on an 
average of the 6 or 8 low bids. We are estimating something a little 
bit higher than the average square footage cost that McShain gave 
us when he was low bidder on the building. The estimate, by the 
way, was made last December and was good at that time. Since 
that time—— 

Senator ANDERSON. Made last December? 
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Mr. Derry. Yes, sir; we made our estimate last December when 
we were estimating the cost of the wing. We have confirmed this 
estimate in the last 3 to 4 months with the architect. 

Representative Coir. It would appear that this new wing will give 
you about a 50 percent increase in square footage over what you have 
presently planned. 

Senator ANDERSON. Oh, no. 

Mr. Derry. Twenty-five percent. 

Representative Cote. 244,000 presently planned? 

Mr. Derry. Yes, sir. 

Representative Cote. This wing will give you 116,000. 

Mr. Derry. This will add about 68,000 square feet of usable 
space. 

Representative CoLe. A gross of 116,000? 

Mr. Frexps. Yes, sir. 

Representative Cote. As against 244,000. 

Give me your figures all over again. 

Mr. Derry. The gross of the basic building-——— 

Representative Cote. What is this figure of 244,000? 

Mr. Derry. That is not usable space in the basic building and that 
is equivalent to 68,000 square feet usable space in the additional 
wing. 

Representative Cote. What is the figure of 181,000 that you gave 
us? 

Mr. Derry. That is net office space—181,000 square feet in the 
basic building. 

Representative Cote. You have gross square footage of 244,000 in 
this new building? 

Mr. Derry. I will have to give you three figures, 

Representative Coie. Let’s back up entirely because the figures I 
have down here are entirely different from what you are talking about. 

Representative HoutirieLtp. As I put your figures down, vou said 
your original amount was 244,000 and a net of 181,000. That was 
the figure you gave me. 

Mr. Derry. That is 244,700 square feet, which is the net usable 
space in the building. 

Mr. Fretps. Without the wing. 

Representative Cote. What is the gross? 

Mr. Derry. The gross is 400,000 square feet. 

Representative Cote. 400,000 gross and 244,000 office. 

Mr. Derry. No; 244,000 net usable space. 

Representative CoLre. 181,000 office. 

Mr. Derry. Right, sir; 181,000 net office space. 

Representative Cote. The additional wing is 116,000 gross. 

Mr. Derry. Yes, sir. 

Representative Cote. What is the net office space? 

Mr. Derry. The net office space in the additional wing is 57,000 
square feet. The total net office space in the basic building is 181,000 
square feet, and in the additional wing 57,000 square feet, making a 
total net office space of 238,000 square feet. 

Senator ANDERSON. What is the per square foot cost of the basic 
structure? 

Mr. Derry. Overall square footage cost, Senator, is that what you 
are asking for now? 








AEC HEADQUARTERS BUILDING WING 11 


Senator ANpERSON. In your justification for the additional wing 
you come up with 116,000 square feet at $17.50 a foot. Can you give 
me a comparable figure on the basic building? 

Mr. Durry. I cannot, sir. | can tell you ‘that I will have to take 
that $17.50 and translate that figure to $19.60 to compare with the 
$17.20 for the basic building. It says $17.50, but this does not in- 
clude the elevators. 

Senator ANDERSON. We have got a parking lot extension, a heli- 
copter landing pad. 

Mr. Derry. No, sir; that helicopter landing pad is in the basic bid, 

Senator AnpERSON. You have $200,000 for cafeteria changes. 
What are they? 

Mr. Derry. We would add a bay to the seating area and one 
additional serving line. 

Senator ANDERSON. What did the old cafeteria cost—the one that 
is now being constructed? 

Mr. Derry. | have a breakdown for it, sir. It was not bid sepa- 
rately. 

Senator ANDERSON. $200,000 for an extension to a cafeteria is a 
fairly sizable sum. 

Mr. Derry. $568,000 is the basic cost of the cafeteria. 

Senator ANDERSON. How many people are to be fed at that? 

Mr. Derry. We estimate 85 percent of total population will eat in 
the cafeteria. If we take 1,758 people to be housed, plus the visitors, 
plus others such as maintenance people, it is our estimate that the 
cafeteria will need to serve 1,750 people which is, in the estimation of 
our architect and our estimate, beyond the capacity of the two serv- 
ing lines. 

Senator ANpreRson. Aren’t there to be restaurants around this 
building at which the public can eat? 

Mr. Derry. There are no other restaurants in the area. The 
nearest would be in Rockville or Gaithersburg, those in Gaithersburg 
are the nearest. 

Senator AnpgersoN. They are now, but do you anticipate the 
situation will remain that way? 

Mr. Derry. It probably won’t, sir. We hope there will be addi- 
tional eating places in the area, but there are none presently con- 
te mplated. 

Chairman Duruam. Have you had any requests for the concession? 

Mr. Derry. We surveyed all the people that were interested in 
serving food in this area—from Washington, New York, Chicago, and 
Philadelphia. We couldn’t get anyone interested in coming out and 
building a cafeteria on a risk basis. We tried to get someone to come 
out and build a cafeteria on a risk basis with us providing the ground. 
No one would do it. The nearest one was Howard Johnson and they 
finally declined. They said the risk was too great. The prices they 
would have to charge would be too high to “attract anyone and to 
permit them to make a profit in operation. 

Senator ANDERSON. Do you intend to operate this cafeteria? 

Mr. Derry. No, sir; Government Services, Inc., who now operate 
Government cafeterias, will operate this. 

Chairman Duruam. You created a lot of problems when you 
moved out there. 

Mr. Derry. We think we are solving them, Mr. Durham. 
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Representative Houirretp. Do you have anything in the general 
plant project which is applicable to the headquarters building? 

Mr. Derry. Yes, sir; there is an amount—I think it is on the 
order of $400,000—which is to provide for additional partitions that 
we did not provide in the basic building. We did this deliberately 
because in the first place we were interested in providing as much 
office space as we could get. We took alternates on additional 
partitions and we did not accept them. We have enough basic 
partitions—400 runs in the basic building—to provide for us to occupy 
the building on a functional basis to begin with. There are funds for 
additional partitions in the general plant project so we can add 
partitions as we see a need for them after we occupy the building. 

Representative HotirreLp. You would in effect add this $450,000 
to the $3.3 million, bringing it up to $3,750,000. 

Mr. Fieups. Yes, I guess that is the effect of it. 

Representative HouirieLp. That is the effect. The total effect is 
that you really need the $450,000 in the general plants project and 
the $3.3 million in this wing. 

Mr. Frietps. That is correct. 

Mr. Derry. $3.3 million in this wing; yes, sir. Another thing the 
general plant project will provide for is some additions to the building 
to provide for modifications in the shelter areas, to provide for 
emergency headquarters operations. 

Representative Houtirretp. Are there any further questions on 
this? 

Senator ANDERSON. You are going to take care of some military 
and civilian personne! assigned to you? 

Mr. Derry. There are about 195, sir. 

Senator ANDERSON. Do they have to be out there? 

Mr. Derry. Yes, sir; they are part of the staff here. 

Mr. Fretps. These are personnel on detail to the Division of Mili- 
tary Application, to the Naval Reactors Branch, and to the Military 
Liaison Committee largely, as well as the Aircraft Reactors Branch. 

Senator ANDERSON. Since some people, at least, are going to have 
to be left in the District and you are going to have to change your 
plans and enlarge the cafeteria and parking area and the buildings, 
would it not be wise to keep a few people in the District until you see 
how this place works out and until they have a chance to transfer—— 

Mr. Fretps. They are going to stay here, sir. 

Senator ANDERSON. Why not leave a few more? Let your building 
get built and see how it works out. 

Mr. Fretps. If this authorization doesn’t go through—and even if 
it does—there is a period of time until the wing is constructed during 
which we will have to retain about 200 people in Washington. 

Chairman Duruam. It looks like you could stagger your eating 
hours out there. You are going to spend $200,000 more for this other 
line. We have 435 Members of Congress with about 4 to every staff. 
We have 1 cafeteria over here and 1 line. Somebody is off somewhere. 
I don’t know how we get by, but everybody up on the Hill eats there. 

Mr. Derry. This contemplates operating the cafeteria from 11 
a.m. until 2 p. m. 

Chairman Duruam. That is what I say. Stagger it. We do the 
same thing here. Everybody eats. I have never seen anybody going 
hungry around here. I don’t see the difference. There are 435 
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Members on Capitol Hill with 2 House Office Buildings. I suppose 
there are 2,000 people employed there, wouldn’t you think? 

Representative HoutiFiELp. I would think so. 

Chairman Duruam. We have just one line. 

Representative Coz. It just seems to me the work of the Com- 
mission is certainly going to be expanded and enlarged as the years 
go by. While it may be questionable whether you have immediate 
need for this wing, you are going to need it within the next few years. 
I don’t think there is any thought that the work of the Commission 
will ever be reduced considerably. Since we are in a period of rising 

rices, it seems to me the wise thing to do is to go ahead and put it up 
ecause you are going to fill it up some day not too far away. 

Representative Hotirietp. Are there any further questions? 

Senator Gorr. Mr. Chairman, I find myself in approval of tkis 
request for expansion, but I agree with the chairman of the full com- 
mittee that it ought to be done by. competitive bid. 

Senator ANDERSON. Particularly in view of the fact that this is 
something that is going up to a cost of $19 a square foot. 

Mr. Derry. No, $17.50. 

Senator ANDERSON. The justification says $17.50, but that didn’t 
include a lot of other things, you said, and it went up to $19. 

Mr. Derry. We estimate the cost will be about $2 a square foot 
higher for this extra wing. Yes, sir; we can certainly take bids on it. 

Senator ANDERSON. You haven’t tried to negotiate with McShain 
on the basis of expansion of the original contract? 

Mr. Derry. We haven’t done it as yet. We had thought we 
would try to do this and if they wouldn’t negotiate on this basis, we 
would certainly take bids. 

Chairman DurHam. Of course, he would be in a better position. 
He is the one who moves away if he doesn’t get this job. Certainly 
he can do it cheaper than somebody else who has to come in there 
with a new crew. It looks to me as though it would be to the ad- 
vantage of the Government to put it on a competitive bid basis as 
long as we started that way. 

Mr. Derry. We can do that, sir. 

Representative Ho.irietp. That concludes this portion of the 
hearing. We will now proceed to other business. 

Thank you very much, gentlemen. 

(The hearing on the AEC Headquarters Building wing was con- 
cluded and the committee proceeded with other business.) 
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